Approved For Reissue 2001/08/®l$ta*DP81B00879R0dflT00040114-5 


srs» 6 ioi 

Cop y 3 o f 6 

T .SW’BI SOTZCX cap BEHOIAHON TO 
totter Contract Bo. W-32-27 


«se P«rtiin-K]JBer Corporation 

fcr * ak » e< m t 2 sf 


Attention: 



i. gyietw am or tmaamm. You are ootmed that 

your Contract *©. 182-32-27 (baratoaftar refarred toai tte 
eoBtwt*} is berdby tsraiisM for tbs caarmltact cf the 
C krrar na rtnt , in acsorttoee with tbs clause hereof intitlsd 
"Teraiaaticm for the Convenience of the Ooversaeat . teh 
termination sill bo effective on 16 Beesaber 1558. 

a* eaaatffio* or bobc abb ioyitxcaitos to ycor dochiate 

MCTBIB . (s) Tea shall step all w*, rasko a© further 
4| |p| Wfyfty no ftOftiMEr orttfi Ifi c oopfc tlo^ wltk the 

vsKKiwJt, «■"*■# i 1) to the extant that you say *i*h to retain 
a»A continue any ee*fc in process or other material* for your 
S MM, « (2) to tk. out th. Cootr^tlos <«lcer «rth- 

crises yon to continue work- in-process tar rsssons of «»f«ty» or 
to Cls^or atoid tease to) sgflpasntor to yoiO taa eOlato 
eoaBUts spoilage of bosto-I»-proeeiS bavins » Befinite ussnsretai 
v3£, or dthereiee to prerart undue l oss to ILre 

vm believe the authorisation referred to in ei*paregraph {2) above 
to necessary or advisable, you shall teediately ootlfy . t ^ + f? 
txacting Officer by telephone or personal conference and cfetafc 
instructions.) You shall keep e&mate recorte of your canpll**ce 
tola paragraph 2(a) showing (i) toe effeetive date of such 
tasatoa tioa T and (ii) the extent of oanpletion of perfowance on 
such effestive date. 


fhl You ebmli give notice of termination to each of your 
inaefttote sidKSOOtraCtors (including suppliers) too xill be 
affected by the teratoation of your Contract. In such notice 
you shall (l) give bin the Busbar of your Contract or Purchase 
Order, (2) stats that it bee been tsr rias &e d (or termin ated in 

that to toe case) for the convenience at the Government, 
M) instruct him to stop all work, to aske no further shipments, 
to place no more orders, and to terminate all subcontracts und~ 
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this contract with yaw (subject to the asm exceptions 
stated in paragraph 2(a)), (4) direct him to submit his 
settlement proposal promptly in order to expedite settle- 
ment, and ( 5 ) request him to give similar notice and in- 
structions to his immediate subcontractors . 

(e) lew shall notify the Contracting Officer of the 
number of articles completed under the Contract and still 
on hand, and arrange with him for their delivery or other 
disposal. 

(d) You shall forthwith transfer title to and deliver 
to the Government , in accordance vith any instructions of the 
Contracting Officer, all itcas of termination inventory (in- 
cluding subcontractor termination inventory which tinder the 
terms of the subcontract or purchase order concerned you have 
the right to take over) of the following types or classes : 


(e) You shall notify the Contracting Officer of any 
pending legal proceedings which relate to any subcontracts 
cor purchase orders under the terminated contract or which 
have resulted in or which are intended to result in a lien or 
encumbrance on any termination inventory other than termination 
inventory you propose and are authorised to purchase, retain, 
car dispose of. (ihe Contracting Officer shall also be promptly 
notified of any such proceedings brought after receipt of this 
Notice. ) 


(f) You shall take such other action as may be reqpilred 
by the Contracting Officer or under the termination clause 
contained in your contract. 

3* YHSQ3ATIGH HVXNTCKY. In connection with settlement 
of your c l a i m , it will be necessary to establish that all your 
termination inventory and that of your subcontracts has been 
properly accounted for. For detailed information, see Fart 6 
of Section VIII of MPR. 

h. mmssm ARTICLES. Subject to paragraph 8-302 of ASFR, 
yew will invoice acceptable completed articles under the contract 
in the usual way and no* include them in your settlement proposal. 
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5. SUBMISSION or SEKLBOSBT PROPOSAL. Your settlement 
proposal shall he submitted on Form m~$kO entitled ’’Settle- 
ment Proposal (Inventory Basis) or by letter consisting of 
generally the same information as retired by said form. 

6. FATBITS. Your attention is called to say provisions 
of the contract which may require you to make a disclosure of, 
sand to deliver to the Government instnmwnts of license or 
assignment respecting all inventions , discoveries , and patent 
applications made by you in the performance of the contract. 

You are urged to forward such disclosures and instruments 

of license or assignment to the Contracting Officer proBigptly, 
inasmuch as these contractual obligations must be complied 
with before execution of the final settlement agreement. 

7* BETUaODHTS WITH SUBCONTRACTORS . You remain liable 
to your subcontractors and suppliers for claims arising by 
reason of the termination of their subcontracts or orders. 

Year are requested to settle such termination claims as promptly 
as possible. For purposes of reiaflmrseswat by the Government, 
such settlements will be governed by Idle provisions of Parts 4 
and 5 of Section Win of ASPR. 


8. Please execute the original and two copies of this 
Letter Hot ice of Termination and return the original and one 
copy to the undersigned. One copy may be retained in your 
files under such security conditions as the Government say 
impose* Copies of this Letter Hotice of Termination will not 
be made without the Government's permission. 


FOIAb3a 


Very truly yours, 

SHI UNITED STATES OF AMERICA 
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